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SUBJECT* DELIVERY OF NEW 


1« SERIAL NO 23 WITH FIRST NtfWfP E- GLASS' DELIVERED TO 


31 DECEMBER 1964 FOR TEST, FLIGHT* 
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2. LAST UNIT SERIAL NO 26 AWAITING NEW; MIRROR 8 ESTIMATED 

\ '' ^ v 

DELIVERY DATE 15 JANUARY 1965 IF REWORKED LENS NO 7 CAN BE 

• .A’* 

INSTALLED. . > * 

. 3<> RECEIPT OF FIRST NEW COMPUTER OPTIMIZED GLASS SCHEDULED 

V • , r 

j FOR 15 JANUARY 1965. HOWEVER, ANTICIPATE AT LEAST 30 DAY DELAYc 
RECOMMEND GLASS AND PLATEN CONTOUR DATA BE ON HAND IN PLANT 
BEFORE SCHEDULING RETROFIT OF CENTURY. MODELS (NO°S 121,122,124, 
125) * 
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